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Message Text 


UNCLASSIFIED 

PAGE 01 STATE 308261 
ORIGIN AID-20 

INFO OCT-OI AF-03 ISO-00 /024 R 

66011 

DRAFTED BY AFR/DR/PS:IMRF.NAN:SMT 
APPROVED BY AFR/DR:JLWITHERS 
PPC/PIAS:RTHOMAS (DRAFT) 

AFR/DR/PSS:NCATICCHIO(DRAFT) 

AFR/SFWA:DSHEAR(INFO) 

AFR/CAWA:DGRIFFITH(INFO) 

2803I2Z 005821 /60 

R 272355Z DEC 76 
FM SECSTATE WASHDC 
TO AMEMBASSY KINSHASA 

UNCLAS STATE 308261 

FOE REPEAT STATE 308261 ACTION YAOUNDE INFO NDJAMENA 
ABIDJAN ACCRA BAMAKO COTONOU DAKAR LAGOS KINSHASA LOME 
MONROVIA NAIROBI NOUAKCHOTT OUAGADOUGOU NAIROBI DTD 21 DEC. 

QUOTE 

KNCLAS STATE 308261 

AIDAC: NAIROBI EOR REDSO/EA 

E.O. 11652:N/A 


TAGS: 


SUBJECT:BUREAU ACTIVATION OF PROJECT PERFORMANCE TRACKING 
(PPT) SYSTEM 

REEERENCE: (A) YAOUNDE 4798, (B) STATE 142463, 

(C) STATE 266971 (D) STATE 207096 (E) STATE 296198 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 308261 

1 . IN VIEW COMMENTS CONTAINED REF (A), AIDAV WISHES TO 
MAKE CLEAR ITS COMMITMENT TO EXPEDITE IMPLEMENTATION OF 
BUREAU/AGENCY POLICY POSITIONS ON SUBJECT EFFORT CONTAINED 
REES (B) AND (C). AS EVIDENCED BY REF (D) AND (E), BUREAU 
ASSIGNS HIGH PRIORITY TO EIRST OBTAINING CPI NETWORKS FOR 
ALL ACTIVE PROJECTS. WE VIEW AS A CONTINUING EEFORT OVER 
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THE NEXT YEAR THE REFINEMENT OF THE SYSTEM AND IMPROVEMENT 
IN THE QUALITY OF THE NETWORKS BEING SUBMITTED. WE 
WELCOME CONSTRUCTIVE DIALOGUE WITH FIELD MISSIONS ON 
SUBJECT EFFORTS, INCLUDING DETAILS ON THE INTERNAL MISSION 
MANAGEMENT SYSTEMS BEING EMPLOYED. 

2. BUREAU ANXIOUSLY AWAITS REPLYS REF E. THE REQUIRED 
SUBMISSION OF CPI NETWORKS BY DEC 1, 1976 WILL BE HANDLED IN 
THE SAME MANNER AS A SCHEDULED CPI. THUS IF WE DO NOT HAVE 
A COPY OF THE CPI NETWORK OR A FIRM DATE IN THE NEAR FUTURE 
FOR ITS SUBMISSION, THE PROBLEM WILL BE REFERRED TO HIGHER 

BUREAU/AGENCY MANAGEMENT WITH RECOMMENDATIONS FOR 
APPROPRIATE ACTION. IT SHOULD ALSO BE NOTED THAT, 

EXCEPT FOR LIBERIA AND SENEGAL, THE FIRST CPI REPORTS 
WERE DUE DECEMBER 1 FOR NOVEMBER CPI'S CONTAINED IN 
NETWORKS ALREADY SUBMITTED BY FIELD MISSIONS. 

KISSINGER 

UNQUOTE ROBINSON 


UNCLASSIFIED 


NNN 


Margaret P. Grafeid Deciassified/Reieased US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: TRACKING STATIONS, PROGRAMS (PROJECTS) 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 27 DEC 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976STATE308261 

Document Source: CORE 

Document Unique ID: 00 

Drafter: JMEENANiSMT 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760473-0609 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19761212/aaaaakhn.tel 

Line Count: 81 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: 77 YAOUNDE 4798, 77 STATE 142463, 77 STATE 266971, 77 STATE 207096, 77 STATE 296198 

Review Action: RELEASED, APPROVED 

Review Authority: vogelfj 

Review Comment: n/a 

Review Content Flags: 

Review Date: 10 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <10 JUN 2004 by chengls>; APPROVED <22 DEC 2004 by vogelfj> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: BUREAU ACTIVATION OF PROJECT PERFORMANCE TRACKING (PPT) SYSTEM 
TAGS: ETEL, CG 
To: KINSHASA 
Type: TE 
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